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1.  Introduction 


These  Guidelines  contain  detailed  instructions  for  the  implementation  of 
United  States  laws  and  regulations  relating  to  the  protection  of  cultural 
resources  on  Federal  and  non- Federal  land.  Their  intent  is  to  specify 
standards  and  procedures;  they  are  issued  by  the  Nevada  BLM  and  their 
applicability  is  limited  to  BLM  (and  relevant  non-BLM)  lands  in  that 
state.  Care  has  been  taken  to  ensure  that  they  differ  from  U.S.  laws 
and  higher  level  directives  (Presidential,  Dept,  of  Interior,  Washington 
BLM)  only  by  the  greater  specificity  appropriate  to  implementation  on  the 
state  level  and  within  the  discretionary  limits  allowed  by  these  laws  and 
directives . 
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The  goals  of  cultural  resources  work  in  Nevada  are  set  forth  in  the  2 
Nevada  Historic  Preservation  Plans  recently  prepared  for  the  Nevada 
Division  of  Historic  Preservation  and  .Archeology  (the  Historic  Plan 
was  published  in  1978,  the  Prehistoric  in  1982).  These  goals  form 
part  of  the  background  to  the  present  document  which,  however,  does 
not  concern  itself  with  them  as  such,  but  is  specifically  tied  to  the 
Bureau’s  legal  responsibilities  for  the  protection  of  cultural  resources. 

The  BLM  is  required  by  law*  to  ensure  that  Bureau  initiated  or  authorized 
actions  do  not  inadvertently  harm  or  destroy  cultural  resource  values. 

Because  most  cultural  resources  are  unidentified,  irreplacable,  localized 
and  highly  sensitive  to  ground  disturbance,  it  is  necessary  that  they  be  prop¬ 
erly  identified  and  evaluated  and  fully  reported  upon  prior  to  any  proposed 
impacting  action.  Appropriate  procedures  for  meeting  these  requirements  are 
given  in  the  succeeding  pages.  If,  as  a  result  of  the  implementation  of  these 
procedures,  cultural  values  are  determined  to  be  absent,  or  if  adequate  pro¬ 
tective  measures  can  be  devised,  the  proposed  action  may  proceed.  If,  on  the 
contrary,  adequate  measures  cannot  be  devised,  or  are  prohibitively  expensive, 
the  proposed  action  cannot  proceed  without  further  consideration. 

The  following  pages  are  intended  to  provide  comprehensive  guidelines  for 
cultural  clearance  work  on  BLM  administered  land  in  Nevada.  They  are  accord¬ 
ingly  addressed  both  to  the  organization  or  BLM  program  proposing  impacts  on 
public  lands  ("operator")  and  the  field  archeologist- -whether  BLM  or  non  BLM-- 
responsible  for  the  on- the- ground  inventory.  For  the  same  reason,  they  discuss 
not  only  the  general  standards  and  procedures  applicable  to  BLM  and  non-BLM 
personnel  and  organizations  alike,  but  also  the  specific  requirements  appro¬ 
priate  to  each  party:  operators,  BLM  archeologists,  and  contract  and  other 
non-BLM  archeologists.  It  is  expected  that  all  these  parties  will  be 
thoroughly  familiar  with  the  contents  of  the  guidelines  before  commencing 
any  action  and  will  comply  with  all  relevant  provisions. 


*The  applicable  Federal  laws  and  regulations  include  the  following: 
Antiquities  Act  of  1906  (P.L.  59-209) 

National  Historic  Preservation  Act  of  1966  (P.L.  89-665  as  amended 
(P.L.  94-422,  P.L.  94-458,  and  P.L.  96-515) 

National  Environmental  Policy  Act  of  1969  (P.L.  91-190) 
Archeological  §  Historic  Preservation  Act  of  1974  (P.L.  93-291) 
Federal  Land  Policy  §  Management  Act  of  1976  (P.L.  94-579) 

.American  Indian  Religious  Freedom  Act  of  1978  ((P.L.  95-341) 
.Archeological  Resources  Protection  Act  of  1979  (P.L.  96-95) 
Executive  Order  11953 
BLM  Manual  8111 


II.  General  Procedures  and  Guidelines 


1 .  Initial  Procedures 

Operators  are  generally  required,  at  their  own  expense,  to  make 
cultural  resource  inventories  for  projects  on  BLM  lands  anticipated  to  include 
surface  disturbing  activities  or  transfer  of  title  from  Federal  ownership 
(P.L.  96-515,  Sections  206  and  207).  For  projects  involving  both  BLM  and 
non- BLM  (including  private)  surfaces,  inventories  of  the  non  “BLM  lands  may 
be  required  in  addition  to  the  BLM.  This  also  applies  to  non-BLM  (including 
private)  surfaces  in  the  case  of  projects  testing  for,  or  exploiting,  BLM 
administered  subsurface  minerals  or  energy  resources.  In  many  cases,  the 
extent  and  intensity  of  non-BLM  land  inspection  will  have  to  be  established 
on  a  case-by-case  basis  through  consultation  between  the  BLM  District  or  Area 
Office  and  the  Nevada  State  Historic  Preservation  Office  (SHPO)  before  the 
field  survey.  Care  must  be  taken  to  avoid  infringing  the  rights  of  the 
private  landowner  whose  permission  must  always  be  obtained  prior  to  entry 
on  his  land. 

If  cultural  resources  are  found  as  a  result  of  the  survey,  the  field 
archeologist  must  formulate  proposals  (’’recommendations”)  for  their  protection 
which,  if  accepted  by  the  BLM  District  or  Area  Manager,  must  subsequently  be 
complied  with  by  the  operator.  In  general,  there  are  two  options  for  the  pro¬ 
tection  of  cultural  resources  in  these  circumstances:  avoidance  and  data  re¬ 
covery.  The  costs  of  data  recovery,  which  may  include  detailed  written 
description,  mapping,  drawing,  photography,  collection  and/or  excavation 
are  borne  by  the  operator. 

Data  recovery,  particularly  when  involving  collection/ excavation, 
can  be  very  expensive  and  time  consuming  so  that,  whenever  project  constraints 
permit  a  choice,  avoidance  will  almost  always  be  to  the  operator’s  advantage. 
Any  alternative  project  locations  proposed  as  a  result  of  avoidance  recom¬ 
mendations  must  themselves  be  surveyed  (and  cleared) ,  for  cultural  resources 
before  the  project  can  proceed. 

Cultural  resource  field  inventories  cannot  be  conducted  when  snow 
is  on  the  ground  (see  p . 4) .  Operators  and  field  archeologists  should  bear  this 
fact  in  mind  when  figuring  lead  time  for  field  inventories,  as  failure  to  do  so 
can  result  in  serious  delays  in  operation  approval. 

The  operator  shall  employ  the  services  of  a  competent  field  arch¬ 
eologist  who  holds  a  valid  Federal  Antiquities  Permit.  These  permits  are 
issued  to  qualified  individuals  by  the  U.S.  Department  of  the  Interior  (see 
Appendix  II  for  Antiquities  Permit  requirements  and  stipulations  for  the 
Nevada  BLM) .  The  State  of  Nevada  issues  permits  for  cultural  resource  work 
on  State  and  orivate  lands. 

The  non-3I>l  field  archeologist  must  contact  the  appropriate  BLM 
District  or  Area  Manager,  or  his  authorized  representative,  before  the  beginnin 
of  each  field  operation  to  (1)  infom  him  of  the  date  and  specific  location  of 


the  impending  investigation  and  (2)  to  ascertain  if  previous  cultural  re¬ 
source  inventories  have  occurred  within  the  immediate  area  of  the  proposed 
project.  Phone  contact  must  be  immediately  followed  by  written  communication. 

The  date  and  nature  of  District/Area  Office  contact  must  be  fully  referenced 
in  the  final  retort. 

The  non-BLM  archeologist  is  reminded  that  the  individual  District  or 
Area  Office  may  have  special  requirements,  adding  to  or  modifying  those  in 
these  Guidelines.  The  special  requirements  may  be  either  project- specific 
or  may  apply  to  particular  classes  of  projects  or  to  all  projects  within  the 
administrative  unit  concerned.  It  is  the  responsibility  of  the  District  or 
Area  Office  to  ensure  that  non-BLM  archeologists  are  aware  of  any  special 
requirements  prior  to  the  beginning  of  fieldwork.  In  order  to  avoid  mis¬ 
understanding,  it  is  recommended  that  BLM  archeologists  document  special  require¬ 
ments  in  written  form:  Form  1541  (Government  Phone  Conversation  Record) , 
letter,  memo  to  the  files  or  formal  written  guidelines,  as  appropriate.  Non-BLM 
archeologists  are  also  advised  to  keep  written  records  of  special  requirements. 

It  is  important  that  the  field  archeologist  have  prior  knowledge 
of  the  physical  characteristics  and  cultural  resources  of  the  general  area 
of  the  project  so  as  to  be  able  to  form  an  expectation  of  the  kinds  of  sites, 
and  their  environmental  settings,  likely  to  be  encountered  during  the  survey. 

The  site  files  at  the  BLM  District  Offices  and  at  the  Nevada  State  Museum 
are  fairly  comprehensive  and  complete  while,  for  many  areas  of  the  State,  the 
persons  most  knowledgeable  about  the  local  cultural  resources  are  BLM  District 
personnel. 

2.  Field  Survey  Procedures 

The  operator  is  responsible  for  clearly  marking  the  project  area 
on  the  ground  by  staking,  flagging  or  some  other  visible  means  in  advance 
of  clearance  surveys.  If  this  is  not  done,  and  doubts  subsequently  arise 
about  the  location  of  the  surveyed  ground,  re- survey  may  be  required  before 
the  project  can  proceed.  For  linear  projects  (seismic,  power  lines,  haul 
roads  to  gravel  pits,  etc.)  the  maximum  allowable  interval  between  non- inter- 
visible  flag  stations  is  l/8th  mile;  the  interval  between  intervisible  flag 
stations  may  be  up  to  1/2  mile. 

Except  under  the  circumstances  subsequently  noted,  all  cultural  re¬ 
source  clearance  surveys  must  meet  the  current  Nevada  BLM  ’’Class  III”  standard 
(BLM  Manual  8111.14),  that  is  (1)  they  must  be  on  foot  (unless  this  require¬ 
ment  is  specifically  waived  by  the  BLM  District  Office  and  SHPO  prior  to  the 
beginning  of  field  work)  and  (2)  the  maximum  interval  between  transects 
cannot  exceed  30  m.  Clearance  surveys  cannot  be  undertaken  when  snow  is  on 
the  ground  unless  coverage  is  less  than  50%  of  open  ground  and  is  static  or 
diminishing. 

In  certain  cases,  a  lesser  degree  of  coverage  than  called  for  by 
Class  III  standards  may  be  acceptable  for  clearance  purposes.  Such  cases 
may  include:  (1)  areas  of  very  rough  or  otherwise  inhospitable  terrain; 

(2)  areas  badly  disturbed  by  recent  activities  (e.g.,  by  chaining  or  by 
rangeland  drilling)  which  are  likely  to  have  led  to  the  destruction  or 
removal  of  archeological  remains  and/or  to  have  severely  reduced  or  des¬ 
troyed  the  evidential  value  of  whatever  survives;  and  (3)  large  projects  (e.g., 
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ORV  race  courses,  large  land  transfers,  firewood  cutting  areas)  where  costs 
rigid  time  schedules,  or  availability  of  personnel  render  any  other  course 
impractical.  Deviations  from  Class  III  standards  in  projects  of  these  kinds 
are  acceptable  for  clearance  purposes  only  when  the  prior  approval  of  the 
BLM  District  or  Area  Office  and  SHPO  has  been  obtained  on  a  case-by-case  basis. 
A  detailed  justification  for  adoption  of  alternative  field  methods  must  be 
provided  in  the  final  survey  report.  Note  that  difficulties  arising  from 
the  failure  of  the  operator  to  allow  sufficient  lead  time  for  the  performance 
of  a  Class  III  survey  will  not  be  considered  adequate  justification. 

3.  Cultural  Resource  Recording  and  Collection  Policy 


Unless  other  arrangements  are  made  with  the  appropriate  District  or 
Resource  Area  Office,  all  cultural  resource  sites  discovered  in  the  course  of 
the  survey  will  be  recorded  on  Intermountain  archeological  computer  forms. 

These  are  available  in  2  formats,  one  for  small  sites  (as  defined  on  p.  6), 
the  other  for  large.  Manuals  for  the  use  of  these  forms  (w/masters,  suitable 
for  reproduction)  are  obtainable  from  the  University  of  Utah  Archeological 
Center. 

A.  Definitions  §  General  Procedures 

A  cultural  resource  "site"  (exclusive  of  Native  American  traditional 
and  religious  sites)  in  the  present  context,  is  any  physical  evidence  of 
former  human  presence  more  than  50  years  old.  Examples  can  include  anything 
from  a  single  isolated  artifact  (stone  flake  or  projectile  point,  glass 
bottle  fragment,  square- shanked  nail)  to  vestiges  of  an  old  trail,  historic 
period  dump  or  19th  century  mining  operation,  to  a  large  aboriginal  village 
or  historic  town  site.  Note  that  cultural  material  less  than  50  years  old 
is  specifically  excluded  from  consideration  as  a  "cultural  resource"  under 
the  above  definition  and  need  not  be  recorded  on  site  forms.  However,  the 
presence  of  such  phenomena  as  drift  fences,  recreational  hunter  camps,  unof¬ 
ficial  roads,  graffiti,  garbage  dumps,  etc.,  should  be  noted  in  the  survey 
report  as  documentation  of  the  recent  and  current  human  use  of  the  area. 

Sites  may  be  encountered  which  extend  beyond  the  limits  of  the  project 
area.  Sites  of  this  kind  must  be  fully  recorded,  including  the  parts  outside 
the  project  boundaries.  Under  exceptional  circumstances  (e.g.,  when  small  por¬ 
tions  of  very  large  sites  slightly  intrude  within  project  area  boundaries) 
partial  recording  may  be  justified  but  can  only  be  adopted  with  the  approval 
of  the  SHPO  and  the  BLM  District  Office  prior  to  the  completion  of  fieldwork. 

If  a  site  is  partially  recorded,  that  fact  should  always  be  clearly  stated  on 
the  site  form. 

B.  Collection  Policy 

Artifact  collection  can  entail  considerable  direct  and  indirect 
costs  both  to  the  operator  and  to  the  BLM  and  should  be  avoided  whenever 
possible.  In  some  cases,  however,  project  constraints  or  other  factors  pre¬ 
clude  any  other  course. 

In  general,  partial  or  total  collection  is  allowed  under  the 
following  circumstances:  (1)  when  site  integrity  is  seriously  threatened  by 
project- related  activities  or  (2)  when  there  is  a  serious  short-term  threat 
of  disturbance  from  natural  processes  (e.g.,  erosion)  or  from  illegal  col¬ 
lection.  Guidelines  for  the  collection  of  sites  of  different  types  and 
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sizes  are  presented  in  tabular  form  below.  Note  that  the  collection  of 
three  of  the  six  site  categories  tabulated  ("small”  and  "large"  "nondescript" 
sites  and  "small”  sites  "with  diagnostics  and/or  spatial  patterning")  may 
be  performed  by  the  non-BLM  field  archeologist  without  the  specific  consent 
of  the  BIM  and  SHPO,  but  that  the  collection  of  the  other  three  types  requires 
such  consent. 


Nondescript  Sites 


Sites  w/Diagnostics 

$/or  Spatial 

Patterning 


Sites  w/Depth 

Potential  Vor 
Architectural  or 
Other  Features 


Small  Sites 
(20  or 
fewer  arti¬ 
facts) 


Normally  no  col¬ 
lection  (record  in 
field) .  Total  col¬ 
lection  minority 
option  (must  justify 
in  terms  of  reg¬ 
ional  study  objec¬ 
tives)  .  No  excava¬ 
tion  w/out  prior 
consultation  with 
BIM/SHPO. 


Field  recording  § 

total  collection 
only  option.  No 
excavation  without 
prior  consultation 
with  BIM/SHPO. 


Field  recording. 

Mo  collection/ 
excavation  without 
prior  consultation 
with  BIM/SHPO. 


Large  Site  Normally  no  collec- 

(21  or  more  tion  (record  in 

artifacts)  field) .  Sample/ 

total  collection 
minority  option 
(must  justify  in 
terns  of  regional 
study  objectives) . 
No  excavation  with¬ 
out  prior  consulta¬ 
tion  with  BLM/SHPO. 


Field  recording.  No 

collection/ excava¬ 
tion  without  prior 
consultation  with 
BLM/SHPO. 


Field  recording. 

No  collection/ ex¬ 
cavation  without 
prior  consultation 
with  BLM/SHPO. 


Definitions 

Small  Sites.  Sites  with  20  or  fewer  portable  artifacts. 

Large  Sites.  Sites  with  21  or  more  portable  artifacts. 

Nondescript  Sites.  These  comprise  isolates  or  groups  of  portable  artifacts, 
normally  lithic,  ceramic,  glass  or  metal.  Time  markers  and  cultural  diag¬ 
nostics  are  lacking,  often,  probably,  as  a  result  of  illegal  collection  in 
the  past.  Artifact  distribution  is  apparently  random,  there  being  no  readily 
discemable  spatial  patterning.  There  is  no  obvious  evidence  for  a  subsurface 
component  and  architectural  and  other  features  are  absent. 

Sites  with  Diagnostics  g/or  Spatial  Patterning.  These  comprise  sites  with  cul- 
turally  or  temporally  diagnostic  items  and/or  readily  discemable  spatial 
patterning  in  artifact  distribution  corresponding  to  special  activity  areas 
or  discrete  chronological  horizons. 


/• 
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Sites  with  Subsurface  Components  5/or  Architectural  or  Other  Features .  These 
comprise  sites  with  likelihood  of  depth  of  deposit  and/or  with  buildings, 

hearths  or  other  features  either  coeval  in  date  with  any  portable  artifacts 
present  or,  if  different  in  date,  themselves  old  enough  to  merit  "antiquity" 
status  under  the  50  year  rule. 

Regional  Study  Objectives.  Acquisition  of  specimens  is  allowed  for  future 
physical  analysis  (e.g.,  petrological  typing,  ceramic  temper  analysis,  obsidian 
hydration  analysis,  etc.).  Note  that  collection  of  specimens  is  allowed  under 
this  policy  without  obligating  any  party  (BLM,  Operator,  Field  Archeologist)  to 
either  perform  or  fund  the  analyses  concerned. 

Nondescript  sites  are  the  commonest  type  in  Nevada  and,  in  many  cases,  almost 
certainly  possess  internal  relationships  not  "readily  discemable"  even  to  the 
highly  qualified  professional  observer.  The  technological  and  typological 
characteristics  of  the  kinds  of  artifacts  composing  these  sites  can,  and  in  the 
future  undoubtedly  will,  play  a  significant  role  in  cultural  and  chronological 
studies  of  the  peoples  concerned.  Their  "nondescript"  and  "undiagnostic" 
character  is  thus,  in  many  instances,  illusory,  arising  from  the  inability  of 
the  observer  to  recognize  complex  inter-relationships  without  detailed  recording 
and  analysis.  Given  current  budgetary  limitations,  however,  detailed  recording 
of  the  type  required  to  satisfactorily  resolve  this  problem  is  not  normally  an 
option  and,  in  most  instances,  sites  will  have  to  be  classified  on  a  "face 
value"  basis. 

The  identification  of  sub- surface  components  poses  similar  problems  to  that 
of  spatial  patterning,  as  evidence  for  buried  remains  is  seldom  obtainable  without 
excavation.  As  indicated  in  the  Table,  excavation  is  not  a  permissible  option 
for  the  field  archeologist  and,  even  if  it  were,  would  probably  be  precluded  in 
most  cases  by  practical  considerations  of  time  and  money.  This  being  so,  in 
the  absence  of  exposed  profiles  or  other  direct  evidence,  reliance  must  be 
placed  on  general  context  or  on  whatever  can  be  inferred  about  the  depositional 
history  of  the  ground  on  which  the  site  lies.  In  the  many  cases  where  context 
offers  no  clue,  the  collection/recording  procedures  tabulated  above  for  "surface 
sites"  will  apply  and  the  tentative  nature  of  the  assessment  should  be  indicated 
on  the  site  form  (e.g.,  "?surface,"  "?no  depth,"  etc.). 

Hard  and  fast  lines  between  isolated  objects  and  very  diffuse  sites,  on 
the  one  hand,  and  between  groups  of  discrete  sites  and  components  of  single 
large  discontinuous  sites,  on  the  other,  are  sometimes  very  difficult  to  draw. 

As  a  result,  professional  judgment,  combined  with  a  thorough  examination  of 
the  immediate  vicinity  of  the  find  spot,  will  often  be  necessary  to  determine 
whether  a  given  find  or  group  of  finds  constitutes  a  "small  site"  eligible  for 
collection  under  the  "small  site"  policy. 

The  positions  of  all  partially  collected  sites  must  be  marked  by  steel 
re-bars,  permanently  labeled  with  the  site  number.  Rebar  marking  is  not 
required  for  collected  isolates  or  other  totally  collected  sites. 

The  permanent  or  temporary  relocation  of  artifacts,  even  for  small  dis¬ 
tances,  is  not  allowable  under  any  circumstances,  the  only  permissible  pro¬ 
tective  measures  being  collection  or  avoidance.  The  same  applies  to  the  in 
situ  burial  of  artifacts  as  a  means  of  protection. 
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If  sites  are  wholly  or  partially  collected,  a  descriptive  list  of  all 
collected  items  must  accompany  the  site  form.  The  list  should  include  the 
following  information  for  each  collected  item:  typological  category  (shard, 
flake,  DSN  arrowhead,  etc.),  material  type  (basalt,  glass,  etc.),  and  size 
(minimally,  maximum  length  and  maximum  width) . 

C.  Site  Recording 


As  in  the  past,  all  important  gross  site  characteristics  (overall 
dimensions  and  artifact  class  and  density)  should  be  recorded  on  the  site 
form.  Features  such  as  hearths,  buildings,  cairns,  roasting  pits,  rock  art, 
etc.,  should  be  briefly  described  with,  if  appropriate,  measurements  and  scale 
drawings.  Sketch  maps  are  required  for  any  site  with  obvious  spatial  patterning 
or  with  associations  with  archeologically  relevant  man-made  or  natural  features. 
When  appropriate,  the  relationships  of  sites  of  all  types  to  nearby  man-made 
or  landscape  features  should  be  described  and/or  mapped  as  aids  to  subsequent 
relocation. 

In  addition  to  the  general  information  referred  to  in  the  previous 
paragraph,  quantitative  data  on  the  composition  of  artifact  assemblages  are 
also  required  (see  Appendix  TV  for  further  discussion  and  lists  of  suitable 
data  categories) .  The  recording  of  small  sites  (20  artifacts  or  less)  in 
terms  of  these  categories  must  be  total.  Large  sites  (21  or  more  artifacts) 
may  be  totally  or  partially  recorded  at  the  discretion  of  the  field  archeologist. 
Partial  recording  may  take  any  one  of  several  forms,  the  choice  between  which 
will  again  be  at  the  discretion  of  the  field  archeologist  and  will  normally 
depend  on  practical  limitations  of  time  and  manpower.  All  well  defined  tool 
or  ornament  types,  such  as  projectile  points  and  other  time  markers,  should 
be  described  and  sketched  and/or  photographed  wherever  encountered.  For 
other  classes  of  artifacts,  the  only  feasible  procedure  at  very  large  sites  may 
be  some  sort  of  informal  spot  checking  with  estimates  based  on  sample  counts 
in  selected  areas.  If  comparatively  small  sites  are  involved,  a  systematic 
random  or  stratified  sampling  strategy  may  be  adopted,  this  course  always 
being  the  preferred  option  whenever  practical  constraints  allow.  It  is 
essential  that,  however  estimates  of  artifact  assemblage  composition  are 
made,  the  procedures  employed  be  explicitly  described  on  the  site  form  and 
that  the  positions  of  sampled  areas  be  indicated  on  attached  sketch  maps. 
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/  As  a  time-saving  measure,  when  one  or  more  small  sites  (normally 

isolates)  are  discovered  on  a  project  survey,  they  can  be  recorded  on  a  single 
Intermountain  "short"  site  form,  using  attachments  if  necessary  for  details  of 
the  individual  finds.  A  tabular  format  may  be  used  for  this  purpose.  However, 
the  following  limitations  apply: 

i 

1.  Cadastral  unit.  Recording  of  "grouped  isolates"  must  be  on  a 
section  by  section  basis.  If  the  "group"  crosses  section  boundaries, 
the  parts  within  each  section  must  be  recorded  separately. 


2.  Vegetation  zone.  The  same  applies  to  major  vegetation  zones  (as 
defined  on  the  IMACS  site  inventory  form  and  in  Appendix  IA  of  these 
Guidelines).  If  the  "group"  crosses  zonal  boundaries,  a  separate 
form  must  be  filled  out  for  the  finds  in  each  "zone1'  whether  or  not 
section  boundaries  are  also  crossed. 
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The  purpose  of  the  Cadastral  unit  limitation  is  to  meet  management 
needs  for  data  organized  on  a  cadastral  unit  by  cadastral  unit  basis. 
Similarly,  since  vegetation  zones  are  likely  to  continue  to  be  im¬ 
portant  segregating  factors  in  future  research,  it  is  likewise  de¬ 
sirable  that  cultural  resource  data  be  recorded  by  vegetation  zone. 

It  should  be  kept  in  mind  that  the  above  limitations  apply  only  to 
"grouped  isolates"  and  not  to  "large  sites"  (however  diffuse)  de¬ 
fined  as  such  on  "archeological"  grounds  (however  judgmen tally) . 

See  pp.  infra  for  further  discussion  of  this  distinction. 

For  all  such  "grouped  isolate"  sites  the  position  of  the  individual 
finds  must  be  shown  on  the  map  accompanying  the  form.  Where  appro¬ 
priate,  relevant  vegetation  zone  boundaries  must  also  be  shown  on 
-the  maps. 

4 .  Survey  Reports 

A  final  report  on  the  results  of  the  survey  (see  below  and  Appendix 
LA  for  format  and  specific  instructions)  shall  be  submitted  to  the  BLM  District 
or  Area  Office  before  ground  disturbance  begins  and  in  any  case  within  30  cal¬ 
endar  days  of  the  completion  of  archeological  field  work.  In  the  case  of 
lengthy  reports  involving  large  project  areas,  or  more  than  one  season  of 
field  work,  a  suitable  extension  of  the  deadline  can  be  negotiated  with  the 
District. 


The  BLM  Area  and  District  Offices  have  30  calendar  days  in  which 
to  review  non-BLM  reports  and,  if  necessary,  notify  the  non- BLM  archeologist 
of  the  need  for  correction.  Corrections  must  be  timely  (within  2  weeks  of 
receipt  of  material  to  be  corrected)  and  all  costs  will  be  borne  by  the  non-BLM 
archeologist.  If  the  latter  is  not  notified  of  necessary  corrections  within 
30  days  of  BLM  receipt  of  the  report,  costs  will  be  borne  by  the  BLM.  There 
is  one  exception,  namely  reports  submitted  to  the  BLM  after  the  expiration 
of  the  30  day  deadline  (or  negotiated  deadline  for  projects  to  which  this 
applies).  In  these  cases,  correction  costs  will  be  at  the  non-BLM  arche¬ 
ologist's  cost  whether  or  not  notification  of  the  need  for  correction  takes 
place  within  the  30  days  limit. 

Ml  reports  must  be  submitted  in  at  least  2  copies,  each  legibly 
reproduced  and,  if  lengthy,  suitably  bound.  In  some  cases  3-4  copies  may  be 
required  depending  on  the  BLM  administrative  unit  involved,  project  size  and 
the  significance  of  the  findings  (non-BLM  archeologists  will  need  to 
consult  with  the  District  or  Area  Office  on  this  point) .  Maps  should  be 
trimmed  to  page  size  and  bound  in  with  the  text  whenever  possible.  If  sites 
were  found,  all  copies  of  the  CR  report  must  include  a  full  set  of  completed 
site  inventory  forms.  One  copy  will  be  retained  by  the  District;  the  other (s) 
will  be  sent  to  the  SHPO  and  (more  important  reports  only)  to  the  BLM  State 
Office. 


If  courtesy  copies  are  sent  to  the  Nevada  State  Museum,  SHPO  or  any 
other  individual  or  organization  before  BLM  District  review  (or  before  com¬ 
pletion  of  any  required  corrections) ,  the  following  statement  must  appear  in 
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typed  capitals  on  the  title  page:  ,rNote:  this  report  has  not  been  reviewed 
by  the  Bureau  of  Land  Management  and  may  be  superseded  by  an  amended  version.'' 

All  copies  of  the  report  must  be  accompanied  by  1:250,000  scale  maps  showing 
the  project  area  location  and  7.5’  or  15’  USGS  maps  or  BLM  30’  planimetric  maps, 
(if  suitable  USGS  maps  do  not  exist)  on  which  the  project  area,  area  surveyed, 
boundaries  between  federal  and  non- federal  lands,  areas  of  major  vegetational 
zone  changes,  and  site  locations  are  as  accurately  plotted  as  the  scale  allows. 

In  general,  maps  should  be  prepared  in  such  a  way  that  they  stand  on  their  own, 

i.e. ,  are  fully  comprehensible  without  reference  to  the  text.  Particular  atten¬ 
tion  should  be  paid  to  the  following  points. 

1.  Use  clean  copies  only  as  maps  marked  up  as  a  result  of  previous  use  are 
often  confusing  and  difficult  to  read. 

2.  Photo  copies  should  be  of  good  quality  and  easy  to  read.  If  colored  lines 
are  used  on  the  originals,  they  must  be  adequately  labeled  on  photocopies. 

3.  Project  areas,  archeological  sites,  etc.,  should  be  clearly  labeled  (with 
site  number  (field,  BLM  or  Nevada  State  Musuem,  as  available)  in  the  case 
of  sites)  and,  if  necessary  to  make  them  stand  out  on  photocopies,  should 
be  inked  in  with  drawing  or  felt  pens.  Keys  to  any  symbols  used  should 
appear  on  all  maps'. 

4.  Township/Range/Section  numbers  should  be  clearly  marked.  If  they  are 
faint  or  illegible  on  the  photocopies,  they  should  be  inked  in;  if 
they  are  missing  on  the  reproduced  portion  of  the  map,  they  should  be 
added. 

5.  The  BLM  report  number  (if  known  and  if  required  by  BLM  District  or  Area 
Office)  and  USGS  Quadrat  names  (if  appropriate)  must  appear  on  all  maps. 

Maps  may  never  be  substituted  for  a  full  legal  description,  as  one 
of  their  functions  is  to  act  as  a  check  on  the  accuracy  of  the  latter.  For 
small  project  areas,  such  as  drill  pad  locations,  the  1/4  1/4  1/4  level  is 
desirable  when  accurately  determinable.  The  legal  description  of  linear 
projects  (roads,  and  power,  fence  and  seismic  lines,  etc.)  must  include  a 
list  (by  township/range)  of  sections  passed  through  as  well  as  the  positions 
of  the  ends  of  the  line  at  the  1/4  1/4  1/4  level. 

In  cases  where  large  numbers  of  very  small  project  areas  are  scattered 
over  a  large  tract  (township  or  groups  of  townships)  of  cadastrally  unsurveyed 
ground,  the  BLM  District  or  Area  has  the  option  of  requiring  that  only  the  numbers 
of  such  projects  per  cadastral  unit  (township  or  township/section  as  appropriate) 
be  specified  in  the  legal  description.  For  example,  the  legal  description  for 
numerous  soil  pits  scattered  over  several  cadastrally  unsurveyed  townships  might 
read  as  follows:  T.  5  N. ,  R.  60  E. :  10  pits;  T.  6  N. ,  R.  61  E. :  40  pits  or 
T.  5  N. ,  R.  60  E.,  Section  4:  5  pits;  Section  5:  2  pits,  etc.  Non-BLM  arch¬ 
eologists  should  note  that  abbreviated  legal  descriptions  of  this  type  are 
acceptable  only  with  the  prior  approval  of  the  BUI  District  or  Area  Office. 

.After  completing  the  field  work,  on  that  work-day  or  (if  after  close- 
of -business)  on  the  one  following,  the  field  archeologist  shall  contact  the 
BLM  District  or  Area  Office  and  orally  report  results.  If  cultural  resources 
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are  found  for  which  avoidance  or  mitigation  measures  are  recommended,  he  must 
also  submit  a  short  written  report  to  the  District  or  Area  Office  immediately 
upon  leaving  the  field,  containing  the  following: 

1.  Location  (full  legal  description  and  maps)  of  project  area. 

2.  Nature  of  impacts,  when  work  causing  them  is  expected  to  start  and  the 
estimated  completion  date. 

3.  Location  (legals  and  maps)  and  summary  descriptions  of  archeological 
sites. 

4.  Recommendations  for  avoiding  or  minimizing  impacts  to  Cultural  Resources. 

For  many  projects,  timely  information  on  most  of  these  points  is 
essential  if  the  adequacy  of  recommendations  is  to  be  reviewed  by  the  District 
before  work  on  the  project  actually  starts  and  if  effective  attempts  are  to 
be  made  to  monitor  operator  compliance.  If  work  on  the  project  starts  before 
cultural  resource  field  operations  have  ceased,  the  field  archeologist  must 
immediately  so  inform  the  District  or  Area  Office. 

See  Appendix  III  for  a  more  detailed  discussion  of  avoidance/ 
mitigation  procedures  for  seismic  lines. 

III.  Large  Projects 

A  ’'large  project"  is  defined,  in  this  context,  as  one  requiring  an 
Environmental  Impact  Statement  (EIS)  or  other  pre- commitment  study  in  which 
alternative  sitings  are  proposed  and  evaluated  in  terms  of  their  differential 
effects  on  the  human  and  non- human  environment.  Survey  of  "large  projects" 
will  always  entail  extensive  pre-work  consultation  between  BLM,  SHPO,  Operator 
and  field  archeologist  and  modification  of  the  general  procedures  called  for 
by  these  Guidelines  may  result.  Additional  requirements  for  "large  projects" 
will  generally  include:  an  "Existing  Data  Review,"  a  "Class  II  Inventory,"  and 
consultation  with  Native  Americans  knowledgeable  about  current  Native  American 
religious  or  traditional  interests  in  the  project  area. 

1.  Existing  Data  Review 

The  Existing  Data  Review  shall  take  the  form  of  a  narrative  describing 
the  human  history  of  the  project  area  and  its  immediate  environs  using  all  rele¬ 
vant  sources --written,  oral  and  archeological- -including  any  available  BLM 
regional  overview  data.  All  previously  recorded  sites  must  be  identified  and 
listed.  Particular  attention  shall  be  paid  to  sites  on,  nominated  to,  or 
eligible  for,  the  National  Register  of  Historic  Places,  and  the  data  relating 
to  them  presented  in  tabular  form  as  follows: 

Site  No. 

Legal  Description 

Ownership  ("Private,"  or  if  public,  Federal  or  state  agency  concerned) 
Site  Type/Function 

Cultural  Affiliation/Historical  Theme (s) 

Date  of  Site 
Formal  Recognition 

Site  Significance/Evaluative  Criteria 


2.  Class  II  Inventory 


The  objective  of  the  Class  II  inventory  is  to  provide  systematic 
field  sample  data  supplementing  those  of  the  Existing  Data  Review.  For  most 
projects,  minimal  acceptable  coverage  is  10%.  Overall  design  and  specific 
field  procedures,  however,  will  vary  according  to  the  adequacy  of  existing 
information  and  the  size  and  nature  of  the  project. 

1.  Linear  projects.  These  include  such  facilities  as  roads  and 
pipe  and  transmission  lines.  Class  II  surveys  are  of  problematical  value  for 
such  projects  and  will  normally  not  be  required. 

2.  Non-linear  projects.  Small  project  areas  (plant  sites,  etc., 
occupying  less  than  640  acres)  will  be  sampled  at  the  25%  level.  Sample 
units  will  be  minimally  of  40  acre  size  and,  whenever  possible,  will  be 
legally  definable.  The  maximum  transect  interval  will  be  30  m.  Sample  unit 
size  and  survey  intensity  for  very  large  project  areas  (e.g.,  oil,  gas  and 
geothermal  study  tracts)  will  depend  on  known  site  densities  and  shall  be 
determined  following  consultation  between  the  field  archeologist,  SHPO  and  BLM. 

3.  Native  American  Consultations.  Consultation  with  Native 
Americans  conversant  with  the  traditional  and  religious  uses  and  significance 
of  Federal  lands  is  enjoined  by  the  American  Indian  Religious  Freedom  Act 
(AIRFA)  of  1978  (P.L.  95-341).  In  the  case  of  large  projects,  the  most 
suitable  occasion  for  consultation  is  the  Class  I  inventory  stage.  Appro¬ 
priate  procedures  will  depend  on  particular  circumstances  and  will  be  developed 
on  a  case-by-case  basis  through  consultation  between  operator,  SHPO,  BLM  and 
representatives  of  tribal  and  other  affected  Native  American  groups. 

IV.  Antiquities  Permits 

As  indicated,  all  persons  in  charge  of  archeological  fieldwork  on 
BLM  lands  in  the  State  are  required  to  hold  a  valid  Department  of  Interior 
Antiquities  Peimit  for  Nevada  (see  Appendix  II  for  the  requirements  for 
granting  of  a  Permit) . 

Non-compliance  by  the  Antiquities  Peimit  holder  with  the  standards 
set  forth  in  these  Guidelines  is  grounds  for  revocation  or  non- renewal  of  the 

Peimit.  The  following  is  a  partial  list  of  instances  of  non-compliance  which 

can  lead  to  this  action. 

1.  Substandard  field  work  as  evidenced  by  failure  to  record  sites  which 
should  have  been  observed  had  required  procedures  been  followed. 

2.  Failure  to  meet  report  submission  deadlines. 

3.  Failure  to  correct  and  return  substandard  work  within  the  timeframe 

stipulated  by  the  BLM  Area,  District  or  State  Office. 

4.  Use  of  unauthorized  personnel  as  field  supervisors. 

5.  Failure  to  comply  with  special  requirements  imposed  at  the  District  or 
Area  level. 
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V.  BLM  Review  and  Administrative  Procedures 


1.  Review,  Minor  Corrections  and  Labeling 

It  is  the  responsibility  of  the  District  or  Area  Office  to  ensure 
that  the  guidelines  are  complied  with  by  contract  archeologists  and  other 
contributing  organizations.  Final  reports  should  be  carefully  reviewed  at 
the  District  or  Area  Office  and,  if  they  fail  to  comply  with  the  guidelines, 
or  have  other  deficiencies,  should  be  returned  to  the  source  for  correction. 
Unsatisfactory  work  should  never  be  forwarded  to  the  State  Office  or  SHPO 
until  every  effort  has  been  made  at  the  District  level  to  have  its  deficiencies 
remedied.  If  necessary,  the  District  should  remind  non-BIM  archeologists  that 
failure  to  make  timely  corrections  to  sub- standard  work  is  grounds  for  revo¬ 
cation  of  their  Antiquities  Permits  as  is  failure  to  meet  submission  deadlines. 

Minor  corrections,  expansions  or  clarifications  added  to  reports 
during  State  or  District  review  should  be  legibly  written  (in  ink,  not  pencil) 
and  should  be  initialed  and  dated  by  whoever  makes  them.  Marginalia  of  the 
(?)  or  (!)  variety  are  unhelpful  and  should  be  avoided  unless  backed  up  by 
formal  correction  or  clarification. 

2.  Grouping  of  Small  Projects  and  Addenda 

In  order  to  avoid  the  proliferation  of  numerous  small  reports,  small 
surveys  (e.g.  horse  traps,  spring  developments,  etc.)  of  the  same  type  or  in 
the  same  general  area,  should  be  written  up  in  the  same  report,  even  if  spread 
over  a  number  of  months.  It  is  recognized  that  a  lumping  policy  of  this  sort 
may  not  be  always  administratively  feasible  in  which  case  it  must  yield  to 
other  considerations.  Addenda,  particularly  multiple  addenda  to  the  same 
report,  cause  confusion,  and  should  never  be  used  as  a  means  of  achieving 
this  end.  In  general,  their  role  should  be  restricted  to  corrections  of 
existing  reports  and  to  followup  work  (but  only  if  occurring  reasonably  soon 
after  the  completion  of  the  original  report)  within  the  same  project  area. 

3.  CRES  Ratings 

All  sites  for  which  adequate  site  forms  exist  should  be  assigned 
an  5  (significance)  rating  by  the  District  or  Area  archeologist  in  accordance 
with  the  following  criteria.  Note  that  any  properly  filled  out  site  form  is  by 
definition  ’’adequate”  for  CRES  rating  purposes;  inadequately  filled-out  forms 
from  contract  archeologists  or  other  contributing  agencies  should  be  returned 
to  source  for  correction/ amplification  so  that  the  appropriate  S  ratings  can  be 
assigned  by  the  District  or  Area. 

51.  SI  sites  have  clear  potential  for  public  instruction  or  for  yielding 
scientific  information  of  importance  on  the  national.  State  or  local  level; 
have  important  connections  with  major  historical  events  or  personages;  and/or 
possess  cultural  value  for  segments  of  the  modem  population.  Most  aboriginal 
sites  falling  into  this  category  will  be  in  relatively  good  condition  and  will 
either  be  rare  or  unique  (e.g.,  Early  Man)  or  will  be  large  and  particularly 
well -representative  of  their  types, 

52.  This  rating  applies  if  the  criteria  for  SI  rating  are  only  minimally 
met.  The  site  is  generally  in  good  condition  and  further  evaluation  could 
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lead  to  reassessment.  S2  sites  are  usually  not  unique  or  very  rare,  lack 
important  historical  associations  and  are  not  particularly  well -representative 
of  their  types.  Aboriginal  camps  or  villages  which  are  large  but  do  not  have 
great  antiquity  and  have  only  limited  depth  potential  are  suitable  for  this 
rating.  Typical  S2  historic  sites  include  recently  abandoned  ranches, 
small  mining  camps,  cemeteries,  railbeds,  roads  and  trails. 

53.  Typically,  S3  sites  show  little  depth,  no  or  very  few  features  and,  if  old, 
are  small,  or  if  large,  are  comparatively  recent  and  diffuse.  The  site  may 
have  been  damaged  by  recent  activities,  but  some  scientific  or  educational  value 
remains.  In  general,  a  site  not  rated  SI  or  S2  but  still  partly  or  wholly 
extant,  will  be  S3  rated.  Common  aboriginal  S3  sites  include  seasonal  camps, 
hunting  and  gathering  activity  areas,  isolated  lithic  artifacts  or  potsherds, 
chipping  stations,  and  lithic  workshops  and  quarries;  common  historic  period  S3 
sites  include  dumps,  isolated  buildings  and  other  structures  and  small  mining 
operations . 

54.  S4  sites  no  longer  exist,  because  of  vandalism,  illicit  collection  or 
commercial  destruction  or  because  of  archeological  collection  or  excavation. 

4.  Seismic  Lines 


See  Appendix  III,  Part  I  for  a  statement  of  BLM  policy  on  CR  clearance 
of  seismic  lines.  Appendix  III  also  summarizes  parts  of  the  general  guidelines 
and  is  suitable  for  use  as  a  flyer  informing  seismic  companies  of  their  respon¬ 
sibilities.  Appendix  III,  Part  II,  describes  the  streamlined  procedures  now  in 
effect  for  the  cultural  resources  surveys  of  seismic  lines. 

5.  Compliance 

The  District  or  Area  Office,  as  appropriate,  is  responsible  for  moni¬ 
toring  operator  compliance  with  the  protection  requirements  approved  by  the 
District  Manager.  To  ensure  that  compliance  is  adequate,  spot  checks  should 
be  instituted  and,  if  instances  of  non-compliance  are  identified,  operators 
reminded  of  possible  penalites  (teimination  of  project  or  withholding  of 
bond] . 
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IA.  CR  Inventory  Form/Specific  Instructions 
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APPENDIX  IA:  CR  REPORT  FCRMA3/FTZLD  WORKSHEET 

CNITED  STATES 

DEPARTMENT  OP  THE  INTERIOR  * 

BOREAEJ  CF  LAND  ^IIAGZMENT 

QJUTORAL  RESOURCES  REPORT  PCPMAT/PIELD  WORKSHEET 

1.  OR  Report  No. _ _ _ ___  2.  Date(s)  of  Field  Ops 

3.  Archeologist  or  DAT  ___________ 

4.  Project  Name  &  Des<^iptLsn/Descripticn  of  Potential  Impacts  _____ 


5.  District  Office  6c  County  and  State 

7.  Planning  Unit/Rescurce  Area _ 

8.  Land  Status _ _ _ _ _ _ _ 

9.  Legal  Description _ _ _ 

10.  Relationship  to  Cadastral  Markers  _______________ 


1 1 .  Relationship  to  Other  Permanent  Features 


12.  Map  Reference  _ 

13.  Purpose  of  Survey  _ _ __ 

14.  Consultations/Existing  Cara  Review 


15.  Vegetation  Zones 
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16.  Soils,  Tocography 


17.  Nearest  Water 


13.  Field  Techniques 


1 9 .  Findings 


20.  National  Register  Recaimendat ions  . 

21 .  Sunnary  and  Avcidance/Mitigaticn  Recaimendat  lens 


Nora:  ”The  technicues  \ sec  in  this  survey  were  suc±  that  most  cultural  resources 

existing  in  the  project  area  visible  to  surface  examination  should  have  been 
found.  If,  however,  cultural  rescurcss  are  subsequently  discovered  that  could 
be  adversely  affected  by  project-related  activities,  the  latter  should  irsnedi- 
ateiy  cease  and  the _ District  Manager  should  be  immediately 


22-  Project  Area/Lancth  cf  Line 


Area  Surveyed:  acres  or  linear  units,  as  auDrooriats) 

Transect  Interval/No .  /Type 


Tine  1 


Field 


r including  travel } 


ors. 


Off ice: 


ors. 


Total 


ors. 


24.  Submitted  tv: 


reviswec  ov: 


(District  or  Area  Archeologist) 


Cate: 


Tate: 


CULTURAL  RESOURCES  FIELD  WORKSHEET:  SPECIFIC  INSTRUCTIONS 


Use:  Form  NSO  81Q0-3  has  been  designed  as  a  field  worksheet,  but  in  some  cases 
Cvery  small  projects,  some  negative  reports]  it  may  be  filled  in  and  submitted 
as  a  final  CR  Report  together  with  necessary  attachments  (maps,  photos,  site 
inventory  forms,  etc.]-  All  report  and  site  forms  must  be  typed,  not  handwritten. 

Specifics:  The  following  numbered  paragraphs  correspond  to  the  numbered 
entries  on  the  worksheet.  Entries  not  listed  are  self-explanatory. 

I.  The  CR  Report  number  is  taken  from  the  District  ledger  and  will  be  assigned 
by  the  District  or  Area  Archeologist.  The  negative  report  number  should  be 
followed  by  a  capital  N  in  parentheses  (N] ,  positive  by  a  capital  P  (P] . 

3.  Name  of  person (s]  who  actually  carried  out  and/or  supervised  the  investi¬ 
gation.  If  more  than  one  person  is  involved  in  non-BLM  fieldwork,  the  person 
in  field  charge  must  be  identified  by  name  in  the  report. 

4.  Brief  description  of  project  (include  BLM  file  or  job  number  if  available]. 

For  very  small  project  areas,  state  size  and  shape.  The  nature  of  the  proposed 
project  impacts  should  be  described  in  order  to  give  the  reader  some  idea  of  the 
kinds  and  extent  of  disturbance  envisaged.  Information  on  this  point  is  essen¬ 
tial  where  archeological  remains  are  present  and  a  recommendation  has  to  be  made 
(and  subsequently  reviewed  by  the  SHPO]  to  protect  them.  It  is  also  desirable- -as 
a  matter  of  record--  for  project  areas  where  the  results  of  survey  are  negative 
and  should  be  included  in  every  report. 

8.  If  under  Federal  management,  specify  agency  (BLM,  Forest  Service,  BXA,  etc.]; 
if  non-Federal,  specify  ownership  (private,  state  or  local  government,  etc.].  If 
land  status  mixed,  distinguish  between  BLM  and  non-BLM  lands  in  legal  description 
and  mark  boundaries  on  project  map. 

9.  With  the  exceptions  given  in  the  general  guidelines,  a  full  legal  description 
must  always  be  provided  for  each  area  surveyed  ("see  map"  is  unacceptable] .  When¬ 
ever  possible,  legal  descriptions  of  small  project  areas  (including  ends  of  seismic 
lines,  etc.]  should  be  at  the  1/4  1/4  1/4  section  level.  If  desired,  UTM  coordi¬ 
nates  can  also  be  given  but  never  as  an  alternative  to  a  full  description  in  terms 
of  township/ section  system.  Legal  descriptions  for  unsurveyed  ground  should  be 
based  on  BLM  30 f  planimetric  maps.  For  linear  projects  (seismic  lines,  roads, 
fencelines,  etc.],  the  legal  description  must  specify  the  position  of  the  ends 

of  the  line  (whenever  possible  at  the  1/4  1/4  1/4  level]  and  include  a  complete 
list  of  townships,  ranges  and  sections  passed  through. 

10.  If  the  positions  of  cadastral  (section,  quarter  section]  markers  are  known, 
specify  the  relationship  of  the  project  area  to  them  in  feet  or  meters  (e.g.,  SW 
comer  of  project  area/SW  end  of  line  737  ft.  from  quarter  comer  along  given 
compass  bearing] .  If  they  are  unknown,  so  state. 

II.  As  an  aid  to  reidentification  on  the  ground,  state  the  relationship  of  the 
project  area  to  permanent  man-made  (roads,  buildings,  etc.]  or  natural  (hills, 
water  courses,  ridges-,  etc.]_  features. 
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12.  Reference  should  always  be  to  best  USGS  Quad  or  AMS  topographical  sheets 
available.  If  the  best  topographical  is  a  1:250,0QQ  quad,  give  additional  refer¬ 
ence  to  BLM  30'  planimetric  map.  Relevant  portions  of  all  referenced  maps  should 
be  attached  to  the  report.  Mapped  features  should  include:  project  area,  area(s) 
surveyed  (if  different  from  preceding  and  when  appropriate] ,  vegetation  zones 

(see  Entry  15) ,  land  status,  areas  of  different  survey  intensity,  and  archeological 
sites. 

13.  For  most  Class  III  surveys:  project- related  inventory. 

14.  Background  sketch  of  length  commensurate  with  scope  of  project,  or  of  importance 
of  findings,  of  prehistoric  and  historic  archeology  of  area.  Reference  should 
always  be  made  both  to  the  National  Register  (most  recent  monthly  supplement  in¬ 
cluding  eligibility  list,  giving  volume  and  number),  and  to  the  BLM  District 

Office  files.  If  there  is  no  record  of  previous  work  in  or  near  the  project  area, 
that  fact  should  be  explicitly  stated.  In  the  case  of  many  smaller  surveys -- 
particularly  those  producing  negative  results- -reference  to  National  Register /BLM 
office  files  will  be  sufficient  in  itself  to  meet  the  requirements  of  this  entry. 

If,  for  a  particular  project,  non- BLM  archeologists  are  in  doubt  as  to  the  level 
of  effort  required,  they  should  consult  with  the  appropriate  Area  or  District 
Office. 

15.  The  nature  of  the  vegetation  cover  of  the  project  area  should  be  specified 
using  the  classification  given  in  the  Intermountain  Archaeological  Computer 
System  Site  Encoding  Handbook.  In  cases  where  two  or  more  vegetation  types 
occur  in  a  project  area,  their  boundaries  should  be  plotted  on  maps  of  suitable 
scale  (the  boundaries  of  the  project  area,  of  course,  should  also  be  plotted  on 
these  maps). 

1.  Alpine  grassland 

2 .  Montane  conifer 

3 .  Oak  scrub 

4.  Pinyon/ Juniper 

5.  Joshua  Tree 

6.  Cold  desert  shrub 

7.  Salt  desert  shrub 

3.  Warm  desert  shrub 

9 .  Marsh  plant 

10 .  Cultivated  land 

11.  Alkali  flats /Mud  flats/Dry  Lake/Wasteland 

12 .  Other 

Ml  identified  plant  species  should  be  listed  and  ranked  according  to  abundance. 

In  zones  characterized  by  a  clumped  distribution  of  vegetation,  density  should 
be  specified  in  terms  of  the  average  distance  between  clumps. 

* 

16.  Identify  major  landforms.  (specifying  slope  variation)  and  briefly  describe 
soils. 

17.  The  general  availability  of  perennial  surface  water  in  or  near  the  project 
area  should  be  specified.  Reference  should  also  be  made  to  seasonal  and/or 
extinct  surface  waters. 
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18.  Briefly  describe  survey  techniques.  Provide  data  on  crew  size  and  spacing, 
type  of  transects,  starting  points,  and  directions  of  sweeps.  Note  any  factors 
affecting  reliability  of  results  (e.g.,  dense  vegetation  cover,  adverse  weather, 
etc.). 

19.  List  all  cultural  resources  found  (by  site  number)  with  information  on  loca¬ 
tion  and  vulnerability  to  project- related  impacts  (additional  information  will  be 
included  on  the  attached  inventory  form  for  each  site).  If  no  finds  are  made, 
state  "none”. 

20.  See  36  CFR  Part  60.6  criteria  for  evaluating  properties  that  may  be  eligible 
for  the  National  Register.  For  all  properties  believed  eligible  cite  qualifying 
criterion/ criteria  under  36  CFR  Part  60.6  or,  if  there  is  some  question,  note  the 
need  for  further  assessment  to  determine  NR  eligibility.  If  no  sites  are  con¬ 
sidered  eligible  for  NR  listing  under  36  CFR  Part  60.6  criteria,  so  state. 

21.  Preface  avoidance/mitigation  recommendations  with  a  summary  of  any  finds  made 
and  a  brief  discussion  of  their  general  significance  in  terms  of  the  existing  data 
base  and  relevant  research  questions.  Length  should  be  commensurate  with  the  im¬ 
portance  of  the  findings.  When  convenient,  some  or  all  of  the  summary/ discuss  ion 
may  be  placed  elsewhere  (e.g.,  in  Entry  19  or  20).  Avoidance  recommendations  must 
be  as  specific  as  possible  (state  exactly  how  sites  are  to  be  avoided)  and  must 
never  be  worded  in  such  a  way  as  to  imply  that  compliance  is  optional  (”if 
possible'’)  or  unimportant.  If  further  evaluation  is  required  before  the  signifi¬ 
cance  of  the  site  can  be  assessed,  describe  what  form  this  evaluation  should 

take  (e.g.,  test  pitting,  detailed  mapping)  and  when  and  by  whom  it  will  be 
performed.  Non-BLM  archaeologists  should  not  recommend  that  further  evaluation 
be  done  by  the  BLM  without  the  prior  agreement  of  the  BLM  District  or  Area 
Archaeologist. 

The  disposition  of  collected  material  must  be  specified. 

22.  The  results  of  survey  will  be  presented  as  per  the  format  given  on  the  work 
sheet  (see  Appendix  IB  for  concrete  examples  of  how  the  format  is  used  in  specific 
circumstances) . 

Note  that  area  measurements  may  be  given  in  acres  only  or  in  acres  and 
hectares  but  not  in  hectares  only;  but  that  linear  measurements  may  be  given 
in  either  meters /kilometers  or  feet/miles. 

Non-Linear  Projects 

’’Project  .Area”  equals  area  (acreage)  within  which  the  proposed  action  will 
take  place. 

’’.Area  Surveyed”  equals  acreage  actually  walked  over  at  the  transect  interval 
specified  in  the  following  entry.  In  most  cases,  the  "area  surveyed”  will  be 
coterminous  with  the  ’’project  area"  (see  example  1). 

"Transect  Interval/No. /Type”.  For  "type”  put  "linear”  (=  straight  line)  or 
"zigzag”  as  appropriate;  other  terms  self-explanatory. 
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Linear  Projects 


’’Length  of  Line"  equals  length  of  project  (fence,  seismic,  pipe,  etc.,  line). 

"Area  Surveyed”  for  narrow  projects  (corridor  widths  c.30  M  or  less)  is  the 
length  of  line  actually  walked  (miles  or  km) .  If  the  whole  line  is  walked,  the 
"area  surveyed"  will  be  the  same  as  the  "length  of  line"  (see  example  2) .  The 
"area  surveyed"  for  wide  projects  (corridor  width  greater  than  30m)  should  be 
expressed  in  acres  (see  example  3) . 

"Transect  Inverval/No./Type".  Same  as  Class  III,  non-linear. 

Project  areas  and  areas  surveyed  should  be  clearly  marked  on  a  large  scale 
map  accompanying  the  CR  report.  If,  as  a  result  of  survey,  it  is  recommended 
that  projects  be  partly  or  wholly  resited,  the  new  sitings  should  be  fully 
described  and  mapped. 

24  §  25.  All  copies  of  all  CR  reports- -including  those  by  contract  archeol¬ 
ogists  and  other  non-BLM  personnel- -must  be  signed  by  the  District  or  Area 
Archeologist  and  (if  appropriate)  by  the  District  or  Area  Manager  after  review. 
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APPENDIX  IE:  EXAMPLES 


Example  1.  Class  III  (non- linear}.  Land 
transfer  (charter  section) .  Surveyed  by 
linear  transects,  30  m  apart. 

Presentation  of  Results 


Project  Area:  160  acres 
Area  Surveyed:  160  acres 

Transect  Intervan/No . /Type :  30  m/26/linear 


Example  2.  Class  III  (linear) .  Seismic 
line,  8  kms  long,  marked  by  flagged  cor¬ 
ridor,  50 f  wide.  Surveyed  by  2  linear 
transects,  10  m  apart. 

Presentation  of  results 

Length  of  Line:  8  km. 

Area  Surveyed:  8  km 

Transect  Interval/No. /Type:  10  m/2/linear 


Flagged  Corridor 


Example  3.  Class  III  (linear).  Powerline, 
1  mile  long  with  corridor  width  of  400  ’ . 
Surveyed  by  6  linear  transects,  66'  apart. 

Presentation  of  Results 


r 


Powerline 


400' 


Length  of  Line:  1  mile 

Area  Surveyed:  48.5  acres 

Transect  Interval/No. /Type:  66  ft/ 6/linear 
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Example  4  Class  III  (linear) .  Fenced 
enclosure,  40  m  by  40.  m.  Surveyed  by 
single  zigzag  transect  around  perimeter. 

Presentation  of  results 

Length  of  Line:  16Q  m 
Area  Surveyed:  160  m 

Transect  Interval/No. /Type:  NA/l/zigzag 


Example  5.  Class  III  (linear  §  non-linear). 
Drill  site,  100 T  by  100r,  plus  narrow  access 
road,  1  kn  long.  Drill  site  surveyed  by 
linear  transects,  5  m  apart;  access  road 
surveyed  by  2  zigzag  transects,  6  m  apart. 

Presentation  of  results 


Project  Area/Length  of  Line:  0.23  acres/1  km 
Area  Surveyed:  0.23  acres  (drill  site)  +  1  kn 
(road) 

Transect  Interval/No . /Type :  Drill  Site:  5  m/ 
5/linear;  Access  Road:  6  m/2/zigzag. 


Example  6.  Partly  Class  III  and  partly  recon¬ 
naissance.  Land  transfer  (whole  section) .  NW 
comer  (c.190  acres)  mountainous  and  heavily 
vegetated:  surveyed  by  single  meandering 
transect  (see  map) .  Remainder  of  area  surveyed 
by  linear  transects  30  m  apart. 

Presentation  of  results 


Class  III 


Project  .Area:  640  acres 

Area  Surveyed:  450  acres 

Transect  Interval/No . /Type :  30  m/ 54/ linear 


Reconnaissance 


Project  Area:  640.  acres 

Area  Surveyed:  190  acres 

Length  of  Route  Walked:  c.2  1/2  km 
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APPENDIX  XI:  FEDERAL  ANTIQUITIES  PEFMIT  REQUIREMENTS  FOR  THE 

STATE  OF  NEVADA 


A  Federal  Antiquities  Permit  is  required  for  all  cultural  resource  survey 
work  on  Bureau  of  Land  Management  lands  in  Nevada  whether  or  not  such  work  in¬ 
volves  excavation  or  collection  of  artifacts.  The  minimum  requirements  for 
the  granting  of  an  Antiquities  Permit  are  given  below  for  the  two  key  cate¬ 
gories  of  personnel. 

1.  Principal  Investigator  (=  the  person  in  general  charge  specif¬ 
ically  to  be  designated  as  such  on  the  Antiquities  Permit}.  M.A.  or  M.S.  degree 
in  a  relevant  discipline  (normally  history,  architectural  history  or  anthro¬ 
pology}  from  an  institution  of  recognized  academic  standing.  In  addition  to 
meeting  the  minimum  academic  requirements,  the  Principal  Investigator  must 

also  possess  substantial  experience  on  relevant  cultural  resource  projects  in 
Nevada  or  elsewhere  in  the  Great  Basin.  In  some  cases,  Great  Basin  experience 
may  be  waived  if  the  applicant  can  demonstrate  competence  in  cultural  resource 
work  of  a  generally  similar  character  in  some  other  region  of  western  United 
States.  The  Principal  Investigator  must  review  and  sign  all  cultural  resource 
documents  produced  under  the  authority  of  his  Permit;  and  is  fully  and  solely 
responsible  for  the  adequacy  of  such  documents. 

2.  Field  Supervisor  (=  the  person  in  actual  direct  charge  of  field¬ 
work  specifically  to  be  designated  as  such  on  the  Antiquities  Permit} .  The 
minimum  requirements  for  this  position  consist  of  at  least  one  of  the  following: 
(1}  at  least  one  year's  graduate  work  in  archeology  (or  present  enrollment  in  a 
graduate  course  in  this  subject}  and  at  least  100  working  days  field  survey  ex¬ 
perience  including  at  least  10  in  the  Great  Basin,  or  (2}  at  least  200  working 
days  field  experience  in  Great  Basin  survey  or  excavation  projects.  The  person 
in  actual  direct  charge  is  the  crew  chief  or,  if  there  is  no  crew  chief,  the 
person  (or  persons}  performing  the  actual  fieldwork.  When  acting  as  crew 
chiefs,  persons  in  actual  direct  charge  are  the  responsible  field  personnel  and 
must  be  physically  present  at  the  project  location  for  the  whole  duration  of  the 
fieldwork. 


There  is  one  partial  exception  to  the  above  requirements,  which  arises 
when  the  Field  Supervisor  and  the  Principal  Investigator  are  the  same  person. 

In  this  case,  the  applicant  must  meet  both  sets  of  criteria,  i.e.,  must  possess 
both  substantial  field  experience  in  relevant  Great  Basin  Cultural  Resource 
projects  and  an  M.A.  or  M.S.  degree. 

All  permittees  must  have  a  valid  curat ion  agreement  with  a  Nevada 
museum  or  other  facility  acceptable  to  the  Nevada  BLM. 

Once  the  permit  has  been  issued,  any  changes  in  field  supervisory 
personnel  must  be  formally  approved  by  the  BLM  in  advance  of  field  work. 
Notification  of  proposed  changes  must  be  by  letter  to  the  BLM  State  Office 
and  accompanied  by  the  vitae  of  the  new  personnel. 
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As  already  stated,  the  Principal  Investigator- -as  the  actual  holder  of 
the  permit- -has  full  responsibility  for  the  adequacy  of  the  final  report  and  is 
expected  to  take  his  review  duties*  seriously,  ensuring  that  BLM  cultural  resources 
guidelines  are  complied  with  in  all  particulars  and  causing  errors  to  be  corrected 
and  obscure  writing  clarified.  Unprofessional  presentation  of  results  (e.g.,  poor 
organization,  frequent  misspellings  and  bad  English)  will  be  taken  as  evidence  of 
inadequate  review'  by  the  Principal  Investigator, 

The  BLM  reserves  the  right  to  refuse  to  grant  Antiquities  Permits  to 
otherwise  qualified  applicants  whose  previous  work  on  Federal  or  non- Federal 
cultural  resource  projects  is  deemed  unsatisfactory  by  Nevada  District  or  State 
Office  archeological  staff.  "Unsatisfactory",  in  this  context,  refers  not  only 
to  inadequacy  of  the  final  product  but  also  to  failure  to  meet  submission 
deadlines . 
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APPENDIX  III:  PROTECTION  OF  CULTURAL  RESOURCES  AND 

GEOPHYSICAL  “TESTING  ' 


Part  1.  General 

The  increased  occurrence  of  geophysical  projects  in  Nevada  and  the 
national  goal  of  expediting  energy  exploration  require  that  a  clarification 
of  certain  BLM  responsibilities  for  protecting  cultural  resources  be  provided. 

Archeological  clearance  of  seismic  lines  is  addressed  below  to  acquaint 
land  users  and  contract  archeologists  with  their  respective  responsibilities. 

It  is  hoped  that  this  information  shall  decrease  any  confusion  that  presently 
exists  and  thus  lead  to  a  more  efficient  implementation  of  required  procedures. 

In  the  following  discussion,  the  term  '’seismic  line”  should  be  understood  to 
include  not  only  the  line  itself,  but  also  any  proposed  access  routes. 

When  bladework  or  other  terrain- disturbing  methods  are  employed,  the 
impacts  on  cultural  resources,  if  present,  are  obvious.  Artifacts  are  broken 
or  damaged,  archeological  features  destroyed  and  the  associations  between 
artifacts  and  archeological  features  disrupted.  However,  some  commonly  employed 
seismic  techniques  used  today  do  not  cause  the  degree  of  damage  described  above. 
In  fact,  the  potential  impact  of  these  techniques  could  be  considered  suffi¬ 
ciently  minimal  to  obviate  the  need  to  perform  clearance  surveys.  This,  however, 
is  not  a  tenable  attitude  as  potentially  significant  impacts  still  occur  due  to 
the  vehicular  use  of  the  line  by  the  field  crews.  Such  use  often  leads  to  the 
creation  of  a  worn,  highly  visible  path  providing  a  potential  access  route  for 
later  land  users.  The  resulting  cross-country  traffic  subsequently  occurring 
on  many  of  these  routes  often  causes  severe  impacts  on  cultural  resources. 

Cultural  resource  clearances  of  seismic  lines  are  therefore  required, 
both  for  those  involving  bladework  or  other  terrain  disturbing  activities  and 
for  those  involving  cross-country  vehicle  use  only.  There  are  the  following 
exceptions  (seismic  lines  not  requiring  cultural  clearance] : 

1.  Seismic  lines  on  existing  bladed  or  paved  roads  or  their  shoulders 
(seismic  lines  within  the  undisturbed  parts  of  existing  road  rights- 
of-way  do  require  cultural  clearance  as  do  those  along  unpaved  or 
unb laded  roads) . 

2.  Seismic  lines  in  active  washes. 

3.  Seismic  lines  retracing  a  route  previously  determined  to  be  devoid  of 
cultural  resources  (if  cultural  resource  sites  were  identified  during 
the  previous  survey,  and  were  not  collected,  their  positions  must  be 
reidentified  and  appropriate  protective  measures  taken,  before  the 
new  seismic  work  can  begin) . 

Results  of  Class  II  regional  sampling  surveys  in  support  of  the  energy 
program  may  allow  additional  exceptions  due  to  physically  definable  areas  of  low 
cultural  resource  density  or  to  the  identification  of  soil  types  comparatively 
immune  to  vehicular  impacts. 
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In  conducting  seismic  line  clearances,  certain  procedures  must  be 

followed: 

Cl)  The  proposed  line  must  be  flagged  by  the  geophysical  company  prior  to 
archeological  inspection.  In  flagging  the  line,  vehicle  use  should  be  kept 
to  the  minimum  consistent  with  getting  the  job  done.  The  maximum  interval 
allowable  between  flag  stations  depends  on  the  nature  of  the  terrain.  On 
flat  ground  with  unimpeded  visibility  between  points,  flag  stations  may  be  up  to 
1/2  mile  apart;  in  hilly  or  broken  terrain,  where  adjacent  flag  stations  are 
not  intervisible,  the  maximum  allowable  spacing  is  1/8 th  mile. 

(2)  As  specified  in  BLM  guidelines,  contract  archeologists  must  contact  the  BLM 
District  before  starting  field  work  in  order  to  confirm  the  need  for  a  survey, 

to  acquire  knowledge  of  any  previous  surveys  in  the  immediate  area,  and  to  discuss 
timetables  and  procedures. 

(3)  The  geophysical  company  must  provide  adequate  advance  notice  of  the  need 
for  clearance  work  to  be  performed.  It  is  both  unprofessional  and  unacceptable 
for  notice  to  be  provided  only  hours  prior  to  departure  of  seismic  crews  to  the 
field. 

(4)  Upon  completing  the  survey,  the  contract  archeologist  must  phone  or  visit 
the  BLM  District  or  Area  Archeologist  to  inform  him  of  results  and  to  devise 
appropriate  avoidance/mitigation  recommendations  for  any  cultural  resources 
which  may  have  been  found.  If  the  survey  results  were  negative,  the  DA  or  AA 
will  give  oral  authority  for  the  project  to  proceed  at  this  point.  To  avoid 
subsequent  misunderstandings,  the  DA  or  AA  is  advised  to  document  phone  con¬ 
versations  on  Form  1541  (Confirmation/ Report  of  Telephone  Conversation  Form) . 

If  satisfactory  recommendations  cannot  be  devised,  the  project  cannot  proceed 
until  they  can  be. 

(5)  Once  avoidance/mitigation  recommendations  are  agreed  upon  by  the  BLM 
District/Area  Archeologist  and  the  contract  archeologist,  the  latter  will 
communicate  them  to  the  responsible  Geophysical  Company,  surveyor  or  crew 
chief  in  the  form  of  written  instructions  (a  brief  handwritten  note  will 
often  do) .  A  copy  of  these  instructions  must  be  submitted  to  the  BLM  District/ 
.Area  Office  as  an  attachment  to  the  report  required  by  the  next  entry. 

(6)  If  cultural  resources  are  found  for  which  avoidance  or  mitigation 
measures  are  recommended,  the  contract  archeologist  must  submit  a  short 
report  to  the  District  when  leaving  the  field  containing  the  following: 

(a)  Location  (full  legal  description  and  maps)  of  project  area. 

(b)  Nature  of  impacts,  when  work  causing  them  is  expected  to  start  (or 
has  started)  and  the  estimated  completion  date. 

(c)  Recommendations  for  avoiding  or  minimizing  impacts  to  Cultural  Resources. 

Cd)  Locations  (full  legals  and  maps)  and  summary  descriptions  of  all 
archeological  sites. 
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(7)  Geophysical  company  traffic  must  adhere  to  the  archeo logically  cleared 
routes.  In  the  past,  deviation  from  these  routes,  particularly  in  wet  weather, 
has  been  frequent  and,  as  a  result,  impacts  on  cultural  and  other  resources 
have  been  much  more  extensive  than  indicated  in  the  initial  proposal.  In  order 
to  avoid  this  problem,  the  geophysical  company  should  instruct  flagging  crews 
to  identify  and  flag  points  on  the  route  where  deviations  can  be  anticipated 

to  occur,  so  that  potential  detours  can  be  archeologically  examined  as  part  of 
the  survey  of  the  main  route. 

(8)  Movement  of  artifacts  off  the  seismic  line  to  another  location  is  not  an 
acceptable  form  of  mitigation,  the  only  permissible  protective  measures  being 
avoidance  or  collection  (see  Nevada  BLM  guidelines  for  collection  policy) . 

Artifacts  and  collection  loci  must  be  described  on  site  inventory  forms  and 
in  CR  reports.  Costs  arising  from  the  descriptive  analysis  and  cataloguing 
of  collected  finds  are  to  be  incurred  by  the  geophysical  company,  as  the 
agent  responsible  for  the  impacts  on  these  public  resources. 

A  large  proportion  of  the  District's  time  will  be  devoted  to  monitoring 
company  compliance  with  avoidance/mitigation  stipulations,  maintaining  records 
of  completed  clearance  work,  and  providing  relevant  and  up-to-date  information 
to  contract  archeologists .  The  District  can,  however,  supply  personnel  for 
performing  clearance  work  for  small  projects  as  time  allows. 

The  possibility  exists  that,  in  the  future,  the  demand  for  BLM  or  contract 
archeologists'  time  may  exceed  the  supply.  If  this  situation  should  arise,  then 
the  appropriate  course  will  be  the  adoption  of  a  sampling  (Class  II)  strategy 
rather  than  the  total  abandonment  of  seismic  line  surveys. 

If  any  further  information  is  required  about  the  archeological  clearance 
of  seismic  lines,  contact  the  appropriate  BLM  District  or  Area  Archeologist  or 
Richard  Hanes  (Telephone  Number  702” 784- 5748)  at  the  State  Office. 

Part  2 .  Procedures 


Cultural  resource  surveys  of  geophysical  survey  lines  should  be  recorded 
on  Form  NV  8100-3"  (Dec.  1980),  in  accordance  with  the  attached  "Specific  Instruc¬ 
tions  for  Geophysical  Survey  Lines".  As  new  geophysical  lines  are  often  sited 
in  the  same  general  areas  as  old,  past  reports  on  CR  surveys  of  these  projects 
have  tended  to  include  much  redundant  detail.  Adoption  of  the  new  streamlined 
procedures  will  reduce  this  redundancy  and,  thus,  benefit  both  the  BLM  (by 
savings  in  review  time  and  filing  costs)  and  geophysical  survey  companies  (by 
savings  in  report  costs) . 

The  parts  of  the  CR  report  most  strongly  affected  by  the  streamlining 
are  the  existing  data  review  and  descriptions  of  vegetation  and  physical 
environment.  It  is  important,  therefore,  that  contract  archeologists  continue 
to  consult  District/Area  Office  CR  overlays  and  archeological  staff  prior  to 
initiating  field  work  and  that  the  sections  of  the  site  inventory  form  dealing 
with  vegetation  and  physical  environment  be  filled  out  conscientiously  and  as 
thoroughly  as  the  format  permits.  District/Area  archeological  staff  should 
continue  to  review  these  forms  carefully  and  return  unsatisfactory  examples 
to  the  contract  archeologist  for  correction  or  expansion. 
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It  should  be  understood  that  the  new  policy  affects  reporting  standards 
only  and  does  not  entail  any  changes  in  actual  field  procedures.  It  likewise  has 
no  effect  on  the  obligation' of  contract  archeologists  to  notify  BLM  Districts 
of  the  results  of  their  work  immediately  after  its  completion  or  on  management 
decisions  relating  to  mitigation/ avoidance. 
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UNITED  STATES 

DEPARTMENT  OF  THE  INTERIOR 
BUREAU  OF  LAND  MANAGEMENT 

CULTURAL  RESOURCES  REPORT  FORMAT/FIELD  WORKSHEET 

1  CR  Report  No.  ____________________  2.  DateC.s)  of  Field  Ops 

3.  Archeologist  or  DAT  ___________________________________ 

4.  Project  Name  §  Description/Description  of  Potential  Impacts 


5.  District  Office  _ _ ___  6.  County  and  State 

7.  Planning  Unit/Resource  Area  ___________________________ 

8.  Land  Status  __ _ _ _ _ __________ 

9.  Legal  Description  __ _ _ 

10.  Relationship  to  Cadastral  Markers  _____________________ 


11.  Relationship  to  Other  Permanent  Features 


12.  Map  Reference  _ _ 

13 .  Purpose  of  Survey _ ___ 

14.  Consultations /Existing  Data  Review 


15.  Vegetation  Zones 


CcoJttaiaed  on  /te.ve/iae) 
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NV  8100-3  QDec.  1980) 


16.  Soils,  Topography 


17.  Nearest  Water  _ 

18.  Field  Techniques 


19.  Findings 


20.  National  Register  Recommendations  _ 

21.  Summary  and  Avoidance/Mitigation  Recormendations 


Note:  ’’The  techniques  used  in  this  survey  were  such  that  most  cultural  resources 

existing  in  the  project  area  visible  to  surface  examination  should  have  been 
found.  If,  however,  cultural  resources  are  subsequently  discovered  that 
could  be  adversely  affected  by  project -related  activities,  the  latter  should 
immediately  cease  and  the  _ District  Manager  should  be  immedi¬ 

ately  informed.” 

22.  Length  of  Line  _ 

.Area  Surveyed  _ _ miles 

Transect  Interval/No. /Type  _ 

23.  Time  Expenditure 

Field  (including  travel)  _ hrs. 

Office _ hrs. 

Total  _ hrs. 

24.  Submitted  by  Date 

Title  ' _ 

Reviewed  by  _ _  Date  _ 

(District  or  Area  .Archeologist) 

25.  Approved  by _  Date  _ 
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CULTURAL  RESOURCES  FIELD  WORKSHEET 
SPECIFIC  INSTRUCTIONS  FOR  GEOPHYSICAL  SURVEY  LINES 

Use:  Form  NSO  8100-3  has  been  designed  as  a  field  worksheet,  but  for  geophysical 

survey  lines  it  may  be  typed  in  and  submitted  as  a  final  CR  Report  together  with 

necessary  attachments  (maps,  photos,  site  inventory  forms,  etc.). 

Specifics:  The  following  numbered  paragraphs  correspond  to  the  numbered  entries 

on  the  worksheet.  Entries  not  listed  are  self-explanatory. 

I.  The  CR  Report  number  is  taken  from  the  District  ledger  and  will  be  assigned 
by  the  BLM  District  or  Area  Archeologist. 

3.  Name  of  person (s)  who  actually  carried  out  the  survey.  If  more  than  one, 
state  who  was  in  charge. 

4.  Name  of  Company  proposing  the  geophysical  tests  and  number  and  designation 
of  lines.  Brief  description  of  geophysical  testing  procedures  to  be  used. 

8.  If  under  Federal  management,  specify  agency  (BLM,  Forest  Service,  BIA,  etc.); 
if  non- Federal,  specify  ownership  (private,  state  or  local  government,  etc.). 
If  land  status  mixed,  distinguish  between  BLM  and  non- BLM  lands  in  legal 
description  and  mark  boundaries  on  project  map. 

9.  A  full  legal  description  must  be  provided  for  each  line  surveyed  ("see  map" 
is  unacceptable) .  The  sections  through  which  it  passes  must  be  specified 
for  each  line,  and  whenever  possible,  the  positions  of  the  ends  of  the  lines 
must  be  given  at  the  %%%  section  level.  UTMs  are  unacceptable  as  an 
alternative  to  a  full  description  in  terms  of  the  cadastral  system.  Legal 
descriptions  for  cadastrally  unsurveyed  ground  must  be  based  on  BLM  30 f 
planimetric  maps. 

10.  If  the  positions  of  cadastral  markers  are  known,  specify  the  relationship 
of  the  line(s)  to  them  in  feet  or  meters  (e.g.,  SW  end  of  line  737  ft.  from 
quarter  comer  along  given  compass  bearing).  If  they  are  unknown,  so  state. 

II.  As  an  aid  to  reidentification  on  the  ground,  state  the  relationship  of  the 
lines  to  permanent  man-made  (roads,  buildings,  etc.)  or  natural  (hills, 
water  course,  ridges,  etc.)  features. 

12.  Reference  should  always  be  to  best  USGS  Quad  or  AMS  topographical  sheets 
available.  If  the  best  topographical  is  a  1:250,000  quad,  give  additional 
reference  to  BLM  30'  planimetric  map.  Relevant  portions  of  all  referenced 
maps  should  be  attached  to  the  report.  The  positions  of  all  surveyed 
lines  must  be  plotted  on  these  maps  as  accurately  as  possible  as  must  the 
boundaries  between  BLM  and  non- Bill  lands  when  the  line  crosses  both,  and 
when  appropriate,  boundaries  between  vegetation  zones. 

13.  The  single  word  "inventory"  will  do  in  all  cases. 
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14.  Check  National  Register  (most  recent  monthly  supplement  including  eligibility 
list,  giving  vol.  and  number)  and  the  BLM  District  Office  files.  Reference 
all  sites  documented  by  these  sources,  likely  to  be  disturbed  by  geophysical 
crews  in  the  course  of  their  work  and  plot  locations  on  project  map. 

15.  Specify  dominant  vegetation  of  areas  crossed  by  lines  (e.g.,  big  sage, 
pinyon/ juniper,  etc.).  If  several  vegetation  zones  are  crossed,  so 
describe  each  and  plot  boundaries  between  them  on  project  map. 

16.  Identify  major  landforms  (specifying  slope  variation)  and  briefly  describe 
soils . 

17.  The  general  availability  of  perennial  surface  water  in  or  near  the  lines  should 
be  specified.  Reference  should  also  be  made  to  seasonal  and/or  extinct  surface 
waters . 

18.  Briefly  describe  survey  techniques.  Provide  data  on  crew  size  and  spacing, 
type  of  transects,  starting  points,  and  directions  of  sweeps.  Note  any 
factors  affecting  reliability  of  results  (e.g. ,  dense  vegetable  cover,  ad¬ 
verse  weather,  etc.). 

19.  List  all  cultural  resources  found  (by  site  number)  with  infoimation  on  loca¬ 
tion  and  vulnerability  to  project -related  impacts  (additional  infoimation 
will  be  included  on  the  attached  inventory  form  for  each  site) .  If  no  finds 
are  made,  state  ’’none”. 

20.  See  36  CFR  Part  60.6  criteria  for  evaluating  properties  that  may  be  eligible 
for  the  National  Register.  For  all  properties  believed  eligible,  cite  qual¬ 
ifying  criterion/ criteria  under  36  CFR  Part  60.6  or,  if  there  is  uncertainty, 
note  the  need  for  further  assessment  to  determine  NR  eligibility.  If  no 
sites  are  considered  eligible  for  NR  listing  under  36  CFR  Part  60.6,  so 
state. 

21.  Avoidance  recommendations  must  be  as  specific  as  possible  (state  exactly  how 
sites  are  to  be  avoided)  and  must  never  be  worded  in  such  a  way  as  to  imply 
that  compliance  is  optional  ("if  possible”)  or  unimportant.  The  disposition 
of  collected  material  must  be  specified.  If  no  avoidance/mitigation  recom¬ 
mendations  are  necessary,  so  state. 

22.  Length  of  line.  Give  in  either  meters/km  or  feet/miles. 

Area  surveyed.  If  the  whole  line  is  walked,  the  "area  surveyed”  will  be  the 
same  as  "length  of  line.” 

Transect  interval /no. /type.  Give  no.  and  interval  between  transects:  for 
"type,”  specify  whether  transect (s)  linear  or  zigzag. 

24  6  25.  All  copies  of  all  CR  reports --including  those  by  contract  archeologists 
and  other  non- BLM  personnel --must  be  signed  by  the  District  or  Area  Archeol¬ 
ogist  and  (if  appropriate)  by  the  District  or  Area  Manager  after  review. 
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APPENDIX  IV:  DATA  CATEGORIES 


Aboriginal  Sites,  Field  recording  of  aboriginal  lithic  and/or  ceramic  scatters 
should  identify  and  describe  (size,  shape,  material  type)  all  cultural  diagnostics 
or  other  highly  modified  or  unusual  artifacts  such  as  core  choppers ,  manos ,  metates , 
worked  bone  objects,  scrapers,  projectile  points,  etc.  Normally,  all  such  arti¬ 
facts  (or  representative  samples,  if  numerous),  whether  collected  or  not,  should 
be  drawn  to  scale  on  the  site  form  or  on  an  attachment  to  it  (use  common  sense  in 
deciding  what  to  draw:  projectile  points  will  always  be  worth  the  effort  but 
some  manos  or  metates  may  not  be). 

The  characteristics  of  artifacts  not  definable  in  terms  of  these  criteria, 
however,  also  require  detailed  recording,  particularly  since,  in  accordance  with 
current  policy  (pp.  5-6  of  General  Guidelines),  many  such  artifacts  are  excluded 
from  discretionary  collection  by  field  archeologists .  In  Nevada,  artifacts  of 
this  kind  perhaps  constitute  a  higher  proportion  of  observed  cultural  resources 
than  in  any  ether  region  of  Western  North  America;  and  accurate  and  detailed 
field  recording  is  a  necessity  if  reliable  information  on  the  commonest  and 
most  characteristic  expression  of  the  past  human  occupation  of  the  State  is  to 
play  its  proper  part  in  the  development  of  regional  plans.  Appropriate  data 
categories  for  the  field  recording  of  "undiagnostic”  lithic  and  ceramic  artifacts 
are  set  out  below. 

1.  Lithics.  Always  specify  material  types  and  size  (or,  if  numerous, 
average  size  or  range  of  sizes) . 

I.  Bifaces  (Production  Sequence)* 

Type  A.  Primary  goal:  cortex  removal,  establishment  of  striking  platforms 
for  removal  of  primary  thinning  flakes.  Initial  shaping  of  an  irregular 
or  nodular  piece  into  one  with  a  definite  continuous  edge.  Irregular  edges 
and  outline;  thick  in  relation  to  length  and  width;  a  few  flake  scars  may 
extend  across  most  of  face;  prominent  surface  irregularities;  high  propor¬ 
tion  of  hinge  fracture  flake  terminations;  angular  in  cross-section  with  a 
sinuous  midline  ridge. 

Type  B.  Primary  goal:  rough  thinning  and  regularization  of  edges  by  means 
of  percussion  flaking.  Edge  platforms  maintained  through  strengthening  and 
repositioning;  faces  smoothed  by  removal  of  major  surface  irregularities. 
Object  piece  still  thick  but  with  cross-section  less  angular  and  more  rounded 
than  before;  midline  ridge  is  prominent,  moderately  regular  and  well -centered 
though  sinuous;  tip  and  base  are  distinguishable. 

Type  C.  Primary  goals  are  further  thinning  of  cross-section  (to  approximate 
final  thickness)  and  further  regularization  of  edges  by  means  of  soft  billet 
(flake  scars  typically  broad  and  expanding) .  Pressure  edge  retouch  may  be 
located  irregularly  along  edges  in  preparation  for  additional  flake  removals; 
edge  nearly  straight  edge-on  and  often  centered.  Fairly  symmetrical  in  plan; 
tip  and  base  well-defined.  Flakes  often  removed  in  series  extending  across 
midline;  lanceolate  forms  may  exhibit  parallel  oblique  flaking  at  this  stage. 


^Adapted  from  ”An  .Analysis  of  Prehistoric  .Artifacts  from  Lassen  National  Forest, 
California,”  L.  C.  Pippin  and  E.  M.  Hattori,  Desert  Research  Institute,  University 
of  Nevada,  Social  Sciences  Technical  Report  Series  No.  15,  pp.  19-50.  (19801. 
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Type  D,  Primary  goal  is  the  production  of  regular  edges  which  are  straight 
when  viewed  edge-on.  Thick  arris  remnants  along  edge  are  removed  by  pressure 
flaking.  Highly  symmetrical  in  plan  and  regular  in  cross-section.  Faces 
often  completely  covered  by  long,  narrow  pressure  flake  scars  which  extend 
beyond  the  midline  of  smaller  items.  Haf ting/ shoulder  elements  normally 
absent  or  unfinished.  Often  constitutes  a  "preform’’  stage. 

Type  E.  Finished  artifact  (tf  named  stylistic  or  functional  type,  so  refer 
to) . 

II .  Flake  categories 

A.  Shatter  (miscellaneous  manufacturing  by-products) --featureless  chips, 
angular  splinters,  amorphous  chunks. 

B.  Broken  flakes --pieces  on  which  the  bulb  of  force  and  striking  platform 
are  missing. 

C.  Decertification  flakes --dorsal  surface  entirely  or  partly  covered  by 
cortex. 

D.  Interior  percussion  flakes --struck  from  core  interior  or  bifacial  blank, 
often  with  prominent  bulbs  of  force  and  frequently  with  plain  simple 
platform  surfaces. 

E.  Biface  thinning  flakes --commonly  exhibit  multifaceted  striking  platform 
edge;  thin  in  cross-section  and  broad  in  outline. 

F.  Pressure  flakes --relatively  small  with  minute  acuminate  bulbs  of  force, 
thin  cross-sections,  and  symmetrical  outlines. 

Presence  or  absence  of  use  marks  visible  to  naked  eye  and,  if  futher  reduc¬ 
tion  has  occurred,  whether  it  is  unifacial  or  bifacial,  should  always  be 
specified. 

III.  Cores.  Primary  goal  is  flake  production.  Size,  shape,  flake  scar  orien¬ 
tation^)  variable.  Any  piece  from  which  flakes  have  been  detached  and 
which  is  not  readily  identifiable  as  a  stage  in  biface  manufacture  should 
be  classified  under  present  heading. 

2.  Ceramics 

Cultural  Affiliation 


Shoshonean 

Paiute 

Pueblo 

Lower  Colorado 
Fremont 
Historic 
Other: 
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Physical  Characteristics 


Decorated  (specify  design  element  and  color) 

Corrugated  (specify  color) 

Plain  ware  (specify  color) 

Rim  Sherd 
Body  Sherd 

Temper  Characteristics 

Historic  Sites.  All  technologically  relevant  attributes  should  be  described.  For 
bottle  fragments ,  important  attributes  include  lip  and  collar  forms,  base  marks 
and  form,  seams,  embossing,  closure  types  and  glass  type  and  color.  All  letters, 
numbers  and  symbols  should  be  described.  For  tin  cans,  note  should  be  taken  of 
seams,  material  type,  embossing,  and  method  of  closure.  Whenever  appropriate, 
verbal  descriptions  should  be  supplemented  by  scale  drawings. 

Types  of  analyses  that  are  not  required  in  the  standard  cultural  resource 
report  include  lithic  use-wear  analysis,  lithic  technological  reconstructions, 
trace  element  analysis,  obsidian  hydration  studies  and  microscopic  temper 
studies . 


IV- 3 


•- 

- 

- 


- 


c 


f 


r'ATE‘ 


r > 


tgsgg&w . 

I  (DENVER  FEDERAL  CENTER 


||p.<  3X25047 

>'c„,WER,  CO  80^25-0047 


I 


